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Google 


MARBLE FARM HOMESTEAD PARK 


SITE IMPROVEMENTS TO: 


UTILITY NOTE: 


ALL UNDERGROUND UTILITIES SHOWN HERE WERE COMPILED 
ACCORDING TO AVAILABLE RECORD PLANS FROM VARIOUS UTILITY 
COMPANIES AND PUBLIC AGENCIES AND ARE APPROXIMATE ONLY. 
ACTUAL LOCATIONS MUST BE DETERMINED IN THE FIELD BEFORE 
DESIGNING, EXCAVATING, BLASTING, INSTALLING, BACKFILLING, 
GRADING, PAVEMENT RESTORATION OR REPAIRING. ALL UTILITY 
COMPANIES, PUBLIC AND PRIVATE, MUST BE CONTACTED INCLUDING 
THOSE IN CONTROL OF UTILITIES NOT SHOWN ON THIS PLAN. SEE 
CHAPTER 370, ACTS OF 1963 MASS. WE ASSUME NO 
RESPONSIBILITY FOR DAMAGES INCURRED AS A RESULT OF 
UTILITIES OMITTED OR INACCURATELY SHOWN. BEFORE PLANNING 
FUTURE CONNECTIONS THE APPROPRIATE PUBLIC UTILITY 
ENGINEERING DEPARTMENT MUST SE CONSULTED. DIG SAFE 
TELEPHONE No. 1-888-344-7233, 


DATUM 
NAV.D OF 1988. 
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MARBLE FARM PARK 
Maynard, MA 
EXISTING CONDITIONS PLAN 


DATE: 08-31-2021 


SCALE: 1/8" 


FILE: 2020-0.0-EC.dwg 


DWN By: 


CKD BY: 


PROV. # 


LO.O 


DEMOLITION NOTES 


The Landscape Contractor shall verify location of and 
protect all utilities, drainage, and sub—drainage structures, 
prior to starting construction. Call DIG—SAFE. 


Landscape Contractor shall review items to be removed 
with Landscape Architect prior to commencement of work, 


Contractor shall complete all demolition and removals 
required to complete the intent of the proposed design 


The Town of Maynard shall have right of first refusal on 
all removed materials not indicated for reuse or 
stockpiling. Contractor is responsible for proper disposal 
of all refused materials, off-site and in accordance with 
all applicable regulations. 


Protect from damage all trees, walls, curbs, paving, and 
any other site feature that is not designated for removal. 


All trees marked for protection are to be pruned (Crown 
Cleaning only) by a Massachusetts Certified Arborist 
Review all pruning in the field with Landscape Architect 
before beginning. 


Any damaged item not scheduled for removal shall be 
restored by the Contractor to the Owner's satisfaction at 
no extra charge. 


ALL REMOVALS AND ALL EXCAVATIONS outside Tree 
Protection Fencing but within the dripline of existing trees 
shall be HAND WORK or AIR SPADE ONLY. Cut NO ROOTS 
without the express permission of Landscape Architect or 
Owner's Representative. Provide 48 hours notice before all 
such work in "Hand Work Only” areas to allow Landscape 
Architect or Owner’s Representative to observe work. (See 
Specifications 01 57 00. 


Temporary fencing with construction signage shall be 
installed around the perimeter of the work and staging 
areas to secure project site and notify the public of the 
closure for construction; see Specification sections 01 56 
00 and 10 14 00. The Temporary Fencing shall be the 
minimum necessary to enclose the work and staging 
unless otherwise directed in the Field. All public pathways 
outside the indicated fencing shall remain open. 


10. All furnishings, pavements, fixtures and plantings indicated 


" 


as "Remove and Dispose” shall be removed completely, 
including footing, subbase, or stump except as otherwise 
directed or approved by Landscape Architect. 


See 02 01 00, Maintenance of Existing Conditions, for 


stone foundation and wall protection information. 213 


Protect Existing Gravel 
Parking Area 


LEGEND 


Property Line 


Low Limit of Work 
Erosion Control 
AANAAA, Remove and Dispose of Fence 


Approximate Location of Tree 
Protection (See Detail 8/L5.0) 


Hand Dig in Critical Root Zone 


S Clear, Grub, and Dispose of 
Vegetation (See 31 31 19) 


Remove and Dispose of Large 
Brush Pile 


Remove Brick and Stone Bridge; 
Stockpile Bricks in Good 
Condition for Removal/Reuse by 
Others; Dispose of Any Material 
Not Suitable for Reuse. 


Va ADD ALT #3 
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Remove Lawn, Top Soil, and 
Subgrade to Depth Required for 


ie) 


Remove and Dispose of 
Dead/Declining Trees, 


Remove and Dispose of 
Pump House Structure to 12” 
Below Finish Grade; Backfill 
Remainder of Pump House 
with Clean Fill and Cover 
with 12” New Loam 


Cy Protect Concrete Well Cover 


Installation of Proposed Features 
‘and Surfaces 
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Subgrade to Depth Required | ‘RES Protect Infographic Sign 


‘Ke for Installation of Proposed _ 
Features and Surfaces Remove Brick and Stone 

—Bridge; Stockpile Bricks 
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others; Dispose of any 
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Maynard, MA 


MARBLE FARM PARK 
DEMOLITION PLAN 


DATE: 03-09-2022 


SCALE: 1/6! 


FILE: 2020-1,0-Demo.dvg 


DWN By: AW. 


MATERIALS NOTES 


1. The Contractor shall verify locations of and protect all 
utilities, drainage, and sub—drainage structures prior to 
commencing work (Call 1-800-Dig-Safe). The 
Contractor will take sole responsibility for the cost 
incurred due to damage and replacement of all utilities 
damaged on the site. 


2. Contractor shall verify all dimensions and elevations on 
the ground and report any discrepancies to the 
Landscape Architect prior to commencing construction. 


3. Repair any new damage to existing site features to 
remain and to any disruption beyond the limit of work. 


4. The Landscape Contractor shall secure the perimeter of 
the project work areas, and provide all required 
temporary barriers and pedestrian safety measures, as 
outlined in Section 01 56 00. 


5. See 02 01 00, Maintenance of Existing Conditions, for 
stone foundation and wall protection information. 


ADD ALTERNATES 


ADD ALTERNATE #1: 
+ Add Interpretive Sign ot Upper Walkway. 
* Deduct Relocate Salvaged Interpretive Sign & Post. 


ADD_ALTERNATE #2: 

* Add Recycled Plastic Timber Boardwalk/Bridge and 
Associated Stabilized Stone Dust Paving and Stone 
Surfacing. 


ADD ALTERNATE #3: 


* Add Bike Racks (4 Total), Stabilized Stone Dust Paving, 
and Associated Demolition including Tree Removal 


LEGEND 


Property Line 


Low———— Limit of Work 


Crushed Stone Surfacing 


Stabilized Stone Dust 
Paving 


Mulched Plant Beds 


Infographic Sign 


6’ Backed Bench 


6’ Backless Bench 


Bike Rack 


a Existing Tree 


(GT (Base Bid— Reinstall Salvaged 
Sign & Post) 
(3 6! Backless Metal Bench 


Existing Boulders; Locate in 
Field with Landscape Architect 
if Removed & Stockpiled to Existing Fieldstone Steps?” 
Allow Access 


6° Backed Metal Bench 
on Concrete Pad 


Backfill Pump House with Clean 
Fill, See Grading Plan 13.0 
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Maynard, MA 
MATERIALS PLAN 


MARBLE FARM PARK 


DATE: 03-09-2022 


SCALE: 1/6! " 
FILE: 2020-2.0-Natetak. cng 
DWN By: AW. 
CKD BY: Duc 
PROV. # 2020 


LAYOUT NOTES 3 )sea 
' a [oe 3 
f ol<8E 2 
. The Landscape Contractor shall verify location of and BiS8 S55 
protect all utilities, drainage, and sub—drainage ® gaec 
structures. Call DIG—SAFE. Eloe ges 
6 |g_ 283 
2. Landscape Contractor shall verify all dimensions and gio Fee E 
elevations on the ground prior to commencement of 2, 
construction, and shall immediately report any Biss 
discrepancies to the Landscape Architect for clarification &| 2 
and resolution prior to commencement. g\_s 
ol é 
3. Landscape Contractor shall stake layout of plan on the cle 
site for approval of Landscape Architect before Glas 
commencement of construction. a2 
tja7 
4, The Landscape Contractor shall verify location of and o|.. 
protect all utilities, drainage, and sub—drainage oO lee 
structures. aS 
% z¢ 
% zB 
5. All layout shall be by the dimensions noted; do not oF 
scale directly from the plan. If clarification ‘regarding a ea 
dimension or layout order is required, the Contractor oe 
shall contact the Landscape Architect. LJsk 
2 
6. Dimensions marked with "” and/or "(Confirm)" are 2 


intended for confirmation of conformance to the 
expected conditions and (where applicable) that 
acceptable slopes and clearances are provided. Once 
layout has been established using other dimensions, the 


Contractor shall verify these dimensions (to within a 2 

tolerance of 1/2") and report any discrepancy to the y | 
Landscape Architect for acceptance or instruction 

regarding adjustment. These dimensions should not be 

, 


L! Step i 


Center Line 


Center Line 
R=13'-6" 


used to lay out elements 


Where not otherwise indicated, all dimensions are to the Parallel 


faces of curbs and walls and to the centerlines of 
items shown. Layout Dimensions are measured parallel 
or perpendicular to guidelines, centerlines, and features 
unless otherwise indicated 


P.0.B. Corner of the House 
Foundation 


LEGEND 


—— - —— Property Line - 


—— Low ———_ Limit of Work 5 eae! 
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pon Pott of aining Le Q 


Crushed Stone Surfacing a 


Stabilized Stone Dust 
Paving 


Maynard, MA 


LAYOUT PLAN - PAVING 


MARBLE FARM PARK 


ice Existing Gravel Edge, 


Typ. 


DATE: 03-09-2022 
SCALE: 1/8" 


FILE: 20203.0Layoutng 
. DWNBY: JAW 

pe 
R=12'-0" no CKD BY: Duc 


P.0.B. Corner of Bituminous Concrete 
Paving. Angle of Stabilized Stone Dust 
Paving to Align with the Edge of the 
Bituminous Concrete Paving 


sy ree SS 


LAYOUT NOTES 


1. For Layout Notes see Sheet 13.0 


LEGEND 


Property Line 
Limit of Work 


Point of Beginning 


Crushed Stone Surfacing 


Stobilized Stone Dust 
Paving 
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0. 
Sheet L3.0 


B— See\ 


P.0.B- See 
Sheet L3.0 


Center Benches on 
Concrete Pads, See 
Layout’ 3.0 
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Maynard, MA 
LAYOUT PLAN - FURNITURE AND FENCE 


MARBLE FARM PARK 


DATE: 03-09-2022 


SCALE: 1/6"= 1'-0" 


FILE: 2020-3.0-Layoutdvg 


DWN By: AW. 
CKD BY: Duc 
PROV. # 2020 


GRADING NOTES 


nN 


w 


s 


o 


The Landscape Contractor shall verify location(s) of and 


protect all utilities, drainage, and sub—drainage 


structures, Call DIG SAFE (888.344.7233). 


Grade stakes to be set for approval by Landscape 
Architect prior to installation of gravel bases and prior 
to installation of all paving, edges, walls, and furniture. 


All transitions to existing grades to be smooth and 


gradual. 1.8% max. cross—slopes and 4.8% max 


slope on all paths, 


running 


. Verify existing grades in field. Notify Landscape Architect 
of any discrepancies or conflicts. 


. Contractor shall notify Landscape Architect if any 


proposed conditions exceed 4.8% slope and 1.8% cross 
slope once subbase materials are installed and prior to 
installing finish material. 


Any area outside the Limit of Work Line which is 


disturbed shall be restored to previous conditions at no 


cost to the owner. 


PLANTING NOTES 


w 


s 


. The Landscape Contractor shall protect all utilities prior 
to starting construction. 


The Contractor shall guarantee seeded lawn for one year 


following final acceptance. See Specifications for 


conditions of final acceptance. 


All lawn to be seed. Add topsoil so that all lawns have 


a minimum 6” depth of topsoil. See Specs for 


requirements. 


. The Contractor shall reseed any lawn disturbed during 
construction. Rototil compacted areas and add new loam 


as needed. 


LEGEND 


Property Line 
Limit of Work 
Existing Contours 
Proposed Contours 
Existing Spot Grade 


Proposed Spot Grade 


Crushed Stone Surfacing 


Mulched Plant Beds 


Seeded Lawn 


Existing Tree 
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oT 
NOT eB) 


Fill Depression from Pump House to 
Match Surrounding Grade; Cover with 
12" New Loam 


16,20) 


ig 


(2T638)2 16.42) 


Reseed Bare Areas 
from Brush/Vegetation 
Removal (Typ.) (Extents 

Shown are 


ee os) Approximate) 


e Sa eae Protect Existing Bulb 
~ Planting Below Stone 
Wall (Typ.) 


Reseed Bare Areas 
from Brush/Vegetation 
Removal (Typ.) (Extents 
Shown are 
Approximate) 


(212.00 


FO11.65. 
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MARBLE FARM PARK 
Maynard, MA 
GRADING AND PLANTING PLAN 


DATE: 03-09-2022 
SCALE: 1/6! 


FILE: arg nd Pringtig 
DWN By: AW. 


apres 


L-4 
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Finish Grade: 
Varies. 
(Lawn Shown) 


Stabilized Stone Dust (Coarse 
Grade; See Specifications) 
Edge of Stone Dust & Base 
to Extend 3” Beyond 

Path Under Lawn 

Geotextile Filter Fabric 
Compacted Dense 

Graded Gravel 

Compacted Subgrade 


NOTES: 

1, Stone Dust to meet adjacent finish grade smoothly, 

2. See Specifications. Provide sample for approval. 

3. Contractor to ensure stone dust and all equipment used are 
free of vegetative matter and seeds. 


STABILIZED STONE DUST PAVING 


Scale: 17=1'—0' 


3” Min, Overlap Curb Rail Ends to be Aligned and 
Flush, with 4” Horizontal Expansion 


Space, Typ. 
fn 
of} 3" Diameter Stainless Steel Carriage 


Bolt with Button Top and Washers, 
1 Typ. Drill Bolt Holes as Slots, ¥" 


Longer Than Wide. 


2x4 


Ne Typ. 


Select” (or AE.) Spacer Block, 


10” "Fiberforce” (or AE.) Joist 


3°X10" "Fiberforce” (or AE.) 
| Joist with Hanger, Typ. 

il {| [Will 6"X12” “Fiberforce” (or A.E.) 
2m o Cross Grade Beam, Typ. 
BAIT. Simpson Strong-Tie EPBGS 
GIN (or AE.) with 8” Pipe 


Min. Embedment 5-3”. 


Crushed Stone 


tae Sonotube Concrete Footing 
Surfacing 


CROSS SECTION 


FUNCTION DM. LENGTH 
CURB RAIL 4x4" 5'—O"or Less 
SPACER BLOCK 2xe a 

DECKING 2x6" 6-0" 

JOIST — EDGES 3x0" 6-0" 
JOIST = CENTER Sxi0" 60+ 
CROSS BEAMS 6x12" 6-0" 
TRAIL_HEADER Zxi0" 6-0" 


NOTES: 


1, "Select (or A.E.)" members shall be HDPE Recycled Plastic Lumber with 
at least 85% recycled content, “Select” by Bedford Technology, 2424 
Armour Road, PO Box 609, Worthington, MN 56187-0609, Phone (507) 
372-5558, or Approved Equal. Boardwalk designed to accomodate 75 
PSF Live Load. Decking to have Simulated Wood Grain Top Surface. 

2. "Fiberforce (or AE.)” members shall be HDPE Structural—Grade Recycled 
Plastic Lumber with at least 85% recycled content and added 
fiberglass strands for increased stiffness, "Fiberforce” by Bedford 
Technology or Approved Equal 

3. Color for all members to be "Mink" by Bedford Technology or Approved 
Equal. 


2x4 Rail Spacers 
(Typ., 2’-8" 0.C.) 


with 8” Pipe 


iz 


NOTES 


1. See Specifications. 


CRUSHED 


fe Existing Fieldstone Wall 
ae 


Abutting Stone Walls 


8” Crushed Stone 


Compacted Subgrade 
(Remove all Roots 
from Invasive 
Vegetation; see 31 
3119) 


Gravel 


NOTES: 
1. See Specifications. 


Provide sample for approval 


STONE SURFACING 


SINGLE GRANITE STEP 


Granite Step 


Finish Grade: Stabilized 
Stone Dust Paving 


Compacted Graded 


Compacted Subgrade 


Provide sample for approval 


Upper Finish Grade: Mulch Bed 
Granite Curb 
3/4” Rounded Front Edge 


Lower Finish Grade: 
Stabilized Stone Dust 
Paving 


6” Max. 


“~— Poured Concrete (Typ.) 


Compacted Dense Graded Gravel 
Compacted Existing Subgrade 


Ni 


OTES: 

1. Granite curb (6” x 18”) with thermal finish top and split edges 
2. Color to be approved by Landscape Architect. Provide sample 
for approval by Landscape Architect. 
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4x4 Curb Rai 


LAP JOINT 
3x10 voist 
2°x6" “Select” (or AE.) Decking (yp) 
Typ. 
4°x4" "Select" (or AE.) Curb 
Rail, 7 
q er0": ee aed ( ) Simpson 
4'-3°0.. 2°x4" “Select” (or AE.) Spacer seomreen 
ee ee ee Block ot Every Lap Joint, Typ. enage or ary 


Scale: 1%! 1-0" 


ip Joint (Typ., 5’ 0.C.) 


SS 
SN 
SN 
i (Ty “~ 
(Typ) aS 
~~ 
SS oS 
“~ ane 
“Ss > 
SN ~ 
— ~ 


if 


2x6 Decking (Typ.) 


6x12 Cross Beam (Typ.) 


Joist Hanger (Typ.) 


ISOMETRIC CUTAWAY VIEW 


Stabilized Stone Dust Paving 


2°10" "Fiber 


Header Required at Beginning and 


(NOT TO SCALE) 


Screw Curb Rail through Block and 
Decking into Beam at Ends of Bridge 
Lap Joint, Typ. 


rforce” (or AE.) Trail 


End of Bridge.Nail to Decking and 2°K6" “Select” (or AE.) Decking Typical 
Spacers as Required, Baeaae Geet ee Buk 
‘On:Cehtert =e lect” (or pacer Block, 
of = enero Senter every 2'-6" and at Every Lap Joint, Typ. 
Lap Joints bis Acbeah ae 
ly|——Ea Spaced 4"X4" "Select” (or AE.) Curb Rail, Typ. 
5 Max. Crushed Stone Surfacing 
Es 


~~ Beyond.Typ 4\\\ 


6” Diam 


2 Te coe 
eli 
age =I 


Simpson Strong-Tie 

Elevated Post, Base 
EPB66 (or AE) with 8” Pipe 
Sonotube Concrete Footing, 


4— TE 
3°10" Joist, Typ. 
Hanger, Typ. 


6"X12" Fiberforce (or A.E.) 
Cross Beam, Typ. 


ADD ALT #2 RECYCLED PLASTIC TIMBER BOARDWALK/BRIDGE 


Scale: 4” 0 


GRANITE CURB 


Scale: 1" = 1'-0' 


Rec! 


sed Rebar 


Stagger Timbers 
‘at Corners 

Finish 
Grade 


Finish Grade: Stabilized Stone 
Dust Paving, Typ. 


Recess Rebar 1” and Seal with 


fee Plug (to Match Timbers) 
4 4” x 6" (Nom.) Recycled Plastic 
Timbers, Joints Only at Corners JOINT STAGGER 


ige 


Match 
Adjacent, 


1. Timbers to be "Select" Plastic 
Lumber by Bedford Tech. Inc 
(www.plasticboards.com) or Appr. 
Equal 

2. Recycled Plastic color to be 

selected (provide samples for 

selection). 

Do not cut roots of existing 

trees in order to install extra 

timbers below grade, 


#6 Rebar at All 
Corners And Ends; 
Use Min. 2 Rebars 
Per Timber 


TIMBER 


Seale: 1” 


2°x2" Hardwood Stakes, 2 per strawbale 
Strawbales shall be abutted tightly against adjacent 
bale 

2°x2" Hardwood Stakes at 6’ 0.C. 


Strawbale 


Staple Fabric to Stakes 


Bury Bottom of Filter Fabric, Mirafi 100x 
or Approved Equal 


2x 4's ( 


-0" 0.C.) 
(Exist. Tree) 


° 
\ Drip Line7 {L- orange “Safety Fence” 


(4’ Ht) to be secured 
in 3 places to each stake. 


2x 4's 

to be driven 
18-24" into the 
ground (5' 0.C.) 


NOTES: 

Maintain fence protection in sound condition until project completion 

2. Protective fence to run outside dripline unless otherwise required to install 
improvements. Spray or stake layout of all proposed paving edges and 
site features within the dripline of existing trees before beginning any 
demolition work or removal of existing material in order to determine the 
maximum extents of site fencing 

3. Layout shown above is diagrammatic only. 

4. Landscape Architect and City of Boston Tree Warden to approve fence 
placement in field before construction begins. 


TREE PROTECTION 


Scale: %" = 1'-0" 


MARBLE FARM PARK 
Maynard, MA 
DETAILS - PAVING AND EDGES 


DATE: 08-09-2022 
SCALE: As Noted 
FILE: 2020-60-Detasng 
DWN BY. JAW 
OKD BY. Due 
PROM. # 2020 
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Raking Directional 
Arrow; Welded Panel 
can be Raked 30” 
over 8’ with Arrow 
Pointing Down Grade 


8'-0" 0.C. (Typ.) 


CTeoreeuereaaenns 


” Sq. 12 Ga. Steel 
Fence Post 

1%" x 1%" Rolls (Typ.) 
(See Enlargement Below) 


3” Sq. 12 Ga. Steel Fence Corner and End Posts 
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1” Sq. 16 Ga. Steel 
Picket 


Mounting Bracket 
(Supplied by Mfr.) 


Fence Panels Bolted 
to Mounting Bracket 


To Allow for Expansion 


10” 


(Typ.) 
Finish Grade: Varies, 


BX304— BX302/303 _BX301 


Stabilized Stone Dust, See 


Enlorgement: Brocket_ (NTS) 


NOTES: 

1. SHOP DRAWINGS REQUIRED 

2. Fence to be Ameristar Montage Industrial 

Classic 2—Rail. (1-888-MH FENCE) or 

approved equal. 

Install per manufacturer's instructions 

All steel members coated with zinc rich 

epoxy then finished with black polyester 

powder coating 

5. Submit full manufacturer's information for 
all accessories. 

6. All end cuts MUST be treated with zinc 
galvanizing compound per manufacturer's 
instructions. 
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4 FT. HIGH TUBULAR STEEL FENCE 


Seale: %” = 1’-0 
Fiberglass—Embedded 
Graphic Panel 
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Weep Holes TK 2x6" Nom 
‘Aluminum Support +, 
Posts 8 
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, _1— 4000 PSI Cone. 
: 4.0% Footing (Typ.) 


Compacted 4 
Subgrade (Typ.) 


SHOP DRAWINGS 
REQUIRED 


NOTES: 


Graphics for Signs to be provided by the Landscape Architect in production—ready 


digital format. (1. Sign) 


2. Frame to be "NPS—C45 — NPS Style Cantilever Pedestal” by Fossil Industries of 44 


Jeftyn Boulevard Deer Park, NY 11729 or Approved Equal. Frame and Sign to 
provided by the same manufacturer. 
3. Frame finish to be polyester powder-coated: color to be selected from 
manufacturer's standard colors 
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‘SCALE: 3/4” 
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Finish Grade: 
Stabilized Stone 
Dust Paving 


4000 PSI 
Concrete 
Footing 


Compacted 


NOTES: 


1. Bike Racks t 
Industries, or Approved Equal. 


2. Finish to be 


nna! TIT Graded 
Tsell [= Sar 
: Compacted 
Tye. Subgrade 


jo be U Post Bike Rack by MassCor 


powdercoat. Color to be black. 


3. Install bike racks according to Manufacturer's 
Specifications. 
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ADD ALT #3 BIKE RACK 
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4-6" 


3” Sq. 12 Go. Steel 
Fence Post 
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(-— Gate Upright 13"x14 ga 


T= 1" Sq. 16 Ga. Steel 
- Picket 


Ny Gate Latch, 
See Notes 


[| — MHH-180 Heavy Duty 
a Hinge or Approved Equal 


Finish Grade: Stabilized 
Stone Dust 


|_— 1'9 Poured 
Concrete Footing 


1. SHOP DRAWINGS REQUIRED 

2. Gate to be Ameristar Montage Industrial Classic 2—Rail, or approved equal. 

3. Install per manufacturer's instructions 

4. All steel members coated with zinc rich epoxy then finished with black polyester 
powder coating 

5. Submit full manufacturer's information for all accessories. Latch to be a lockable 
heavy-duty latch (Strong—Arm by Ameristar or Approved Equal) 

6. All end cuts MUST be treated with zinc galvanizing compound per manufacturer's 
instructions. 
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Scale: %” = 1'-0" 


Finish Grade: 
Stobilized Stone 
Dust Paving ond 
Lawn 


T NOTES: 

I--ITF [ETT #4" concrete HEB oe prawnes REQUIRED. 

f anchors: 2. Backless Bench to be 6’ Premier Backless 

Compacted Concrete Pad Bench with Arms by MassCor Industries of 

Subgrade (4000 Psi) 50 Maple Street Milford, MA 01757 (tel: 

Conipiacted 1-800-222-2211), or Approved Equal 

Sees Seve! «3 All metal to have @ powder coat finish 
Color to be black 


6’ BACKLESS METAL BENCH 


SCALE: 3/4" = 1'-0" 


Existing Historic 
Retaining Wall # 


Fin. Grade: 
Lawn 


3/16 x 1 1/2" Steel Slats 
Side Elevation 


NOTES: 
6 1. SHOP DRAWINGS REQUIRED. 
mar sconerate 2. Backed Bench to be 6’ Premier Backed 


Anchors, Bench with Arms (Model MPBPR) by 


Concrete Pad MassCor Industries of 50 Maple Street 
(4000 PSI) Milford, MA 01757 (tel: 1-800-222—: 
Compacted or Approved Equal, 

Graded Gravel 3. All metal to have a powder ci 


Color to be black 
6’ BACKED METAL BENCH 


Compateted 
‘Subgrade 
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SCALE: ‘As Noted 


FILE: 2020-5.0-Detals.dvg 
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